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DRAWING REQUIREMENTS COMMERCIAL AIRCRAFT 
(CAPITAL AIRLINES, INC®) 


l o 0 This DIB is issued to present to all concerned a schedule for 
submittal of drawings to the customer as outlined in Purchase 
Agreement Relating to Manufacture of Convalr Model 22M Aircraft 
(Capital Airlines, Inc®>6 

lei Drawings to be submitted under this agreement nhaii be prepared 
in accordance with applicable DBM, ©I, etc® 

lo2 Following is a schedule for submittal of data to CALs 

Initial Submittals Concurrently with delivery of first aircraft 
(First Aircraft scheduled for delivery in October I960)® 

Revisions8 To be supplied at intervals of not greater than 30 
days after initial shipment until delivery of the last aircraft® 
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